Arlington Conservation Commission 


Date: Thursday, February 16, 2023 
Time: 7:00 PM 
Location: 


Please register in advance for this meeting. Reference materials, instructions, and access 
information for this specific meeting will be available 48 hours prior to the meeting on the 
‘Commission's agenda and minutes page. Pursuant to State Legislation suspending certain 
provisions of the Open Meeting Law, G. L. c. 30A, § 20 relating to the COVID-19 emergency, the 
February 2, 2023, public meeting of the Arlington Conservation Commission shall be physically 
closed to the public to avoid group congregation. The meeting shall instead be held virtually using 
Zoom. Please note: Not all items listed may in fact be discussed and other items not listed may be 
brought up for discussion to the extent permitted by law. This agenda includes those matters which 
can be reasonably anticipated to be discussed at the meeting. 


Agenda 
1. Administrative 
a. January 19, 2023, and February 2, 2023, Meeting Minutes 
b. Correspondence Received 


2. Discussion 
‘a, Mystic Bridge Special Conditions 
b. Mystic Bridge Special Conditions 
©. Tree Committee Liaison 
4. Atington Wetlands Regulations Update 


3. Hearings 


Notice of Intent: Spy Pond Aquatic Invasive Treatment (Continuation) 


Notice of Intent: Spy Pond Aquatic Invasive Treatment (Continuation) 


‘This public hearing will consider a Notice of Intent for aquatic invasive management in Spy Pond. 
Work is propased to be conducted within Land Under Water. The management will include chemical 
‘and mechanical treatment of invasive plant species. 


Notice of Intent: 39 Sunnyside Avenue 
Notice of Intent: 39 Sunnyside Avenue 
Documents: NOI Application ~ 39 Sunnyside Avenue 
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‘This public hearing will consider a Notice of Intent to demolish an addition to a single-family dwelling, 
‘and construct a new addition at 39 Sunnyside Avenue, within the Riverfront Area associated with 
Alewife Brook. 
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Town of Arlington, Massachusetts 


Water Bodies Working Group 


‘Summary: 
Mystic Bridge Special Conditions 
ATTACHMENTS: 
Type File Name Description 
Reference FINCOM WBWGAccounting FY24_23- secant 
peer baz pat Water Bodies Working Group Accounting 
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Town of Arlington, Massachusetts 


Notice of Intent: 39 Sunnyside Avenue 


‘Summary: 
Notice of Intent: 39 Sunnyside Avenue 
Documents: NOI Application — 89 Sunnyside Avenue 


This public hearing will consider a Notice of Intent to demolish an addition to a single-family dwelling, and 
construct a new addition at 39 Sunnyside Avenue, within the Riverfront Area associated with Alewife Brook. 


ATTACHMENTS: 
Type File Name Description 
Reference Njo|_ppicaton-39_Sunnyside_Averue.pif NOI Apptcation - 39 Sunnyside Avenue 
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Notice of Intent Application 
and Minor Stormwater 
Permit Application 


February 2, 2023 


‘Subject Property 
39 Sunnyside Avenue 
Parcel 1D: 33-3-7 
Arlington, Massachusetts 


Applicant and Property Owner 
Brenden Rock 

39 Sunnyside Avenue 
Arlington, MA. 02474 


LEC Environmental Consultants, Inc. 
380 Lowell Street, Suite 101 
Wakefield, MA 01880 

781-245-2500 


wwow.lecenvironmesital.68m 


PLYMOUTH, WAKEFIELD, MA, WoRCESTER, MA INDE, NH EAST PROVIDENCE, R 


LEC aE 


February 2, 2023 


Hand Delivery 
Arlington Conservation Commission ‘Town of Arlington Public Works 
‘Town Hall Annex Engineering Division 
730 Massachusetts Avenue Attn: William Copithome, PE 
Arlington, MA 02476 23 Maple Street 
Aslington, MA 02476 
Re: Notice of Intent Application (LEC File #: RocB\22-068.02] 


and Minor Stormwater Permit Application 
39 Sunnyside Avenue 

Parcel ID: 33-3-7 

Arlington, Massachusetts 


Dear Members of the Conservation Commission and Mr. Copithore: 


On behalf of the Applicant and Property Owner, Brenden Rock, LEC Environmental Consultants, Inc, 
(LEC) is filing the enclosed Notice of Intent (NOI) Appl 
Commission and Minor Stormwater Permit Application withthe Arlington Public Works Engineering 


jon with the Arlington Conservation 


Division to raze and rebuild an addition to a single-family dwelling at 39 Sunnyside Avenue in Arlington, 
Massachusetts. ‘The proposed activities are located within Riverfront Area and Bordering Land Subject to 
Flooding (BLSF) associated with Alewife Brook. The Applicant proposes to implement erosion controls 
to minimize the potential for impacts to the resource areas during construction, and a reduction of 


impervious area by replacing a paved driveway with a pervious paver driveway. 


LEC was retained to identify Wetland Resource Areas protectable under the Massachusetts Wetlands 
Protection Act (M.G.L. €. 131, 5. 40, the Act) its implementing Regulations (310 CMR 10,00, the Act 
Regulations), the Town of Arlington Wetlands Protection Bylaw (Article 8, the Bylaw), and its 
implementing Wetlands Protection Regulations (March 1, 2018, the Bylaw Regulations), and to prepare 
this NOI Application and Minor Stormwater Permit Application. Rober Survey has prepared the enclosed 
‘Conservation Plan dated November 14, 2022 showing the existing and proposed conditions (Appendix 
©). Design Development Plans dated January 20, 2023 and prepared by Miller Design, LLC (Design 
Plans) are included as Appendix B, 


12 Res Road {oo crow Sveel 0. BoxS80. 60 Waren Avenue 
SonTa6iah Pei2ks 2500 007605077 ‘oisag00 7 of 8 


LEC 


Enclosed please find two checks made payable to the Town of Arlington in the amounts of Ninety-Five 
Dollars (895,00) and Two Hundred Dollars ($200.00) for the purpose of filing the NOI Application under 
State and Local guidelines, respectively; and a third check payable to the Town of Arlington in the 
amount of $100.00 for the Minor Stormwater Permit Application, Payment to the Commonwealth of 


‘Massachusetts in the amount of Seventy Dollars ($70.00) has been processed via eDEP. 


‘Thank you for your consideration of this Application. We look forward to meeting with the Conservation 
(Commission at the February 16, 2023 Public Hearing. Should you have any questions, please do not 
hesitate to contact me in our Wakefield office at 781-245-2500 or at rkirby@lecenvironmental.com, 


Sincerely, 


LEC Environmental Consultants, Inc. 


Richard A. Kirby 


Senior Wetland Scientist 


cc DEP, Nanheast Region 
Brenden Rock 
Diane Beckley Miller 
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PLYMOUTH, WAKEFIELD, WA WoRCESTER, MA RINDGE, NH EAST PROVIDENCE, R 


LEC 


PLYMOUTH, 
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LEC Table of Contents 


Appendices 


Appendix A 
Locus Maps 

Figure 1: USGS Topographic Quadrangle 

Figure 2: FEMA Flood Insurance Rate Map 

Figure 3: MassGIS Orthophoto & NHESP Estimated Habitat Map 


Appendix B 
Design Development Plans, prepared by Miller Design, LILC, dated January 20, 2023 


Appendix C 
Conservation Plan, prepared by Rober Survey, dated November 14, 2022 
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PLYMOUTH, MA WAKEFIELD, MA, WoRCESTER, MA RINDGE, NH EAST PROVIDENCE, 


Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 
Town of Arlington Wetlands Protection Bylaw (Article 8) 


Massachusetts Department of Environmental Protection  P*¥is##y MassDEP: 


TiaseDEP Fg Nariber 


ET aR 


Astington. 
CiyrTown 


Important: 
Wen ig out 


A. General Information 


forms onthe 


computer, use 
only he ab key 
tomove your 
ise the tum 


Project Location (Note: electronic filers will click on button to locate project site): 


39 Sunnyside Avenue: 


Arlington 


o2a7a 


Steet Adress 
Latitude and Longitude: 
Parcel ID: 33-3-7 


.CiyiTom 


42.408720 N 
tama ————— 


Zp Coe 
-71.133200 W 
= langits ———— 


TT Assessors MapiPla Nana 


Parcel Cat Naber 


Applicant: 
Brenden Rock 
a Fist hae i Las NaS 
sete Home Owner 
tore = Organization 
completing tis 
‘orm cont 39 Sunnyside Avenue 
Your loca Seer Ares 
Conservation Aslington MA ozara 
oe © ciyrTow TS Zp com 
‘municipal bylaw ‘860-208-9506 nla brenden.p.rock@gmail.com 


‘rordinanee, 


Phone Number Fa Naar 


Property owner (required if itferent from applicant): 


‘Same as Applicant 


T Ema Aaaress 


Check if more than one owner 


= Fist Name 


Tana 


Toga 


Sree RS 


= CiyiTom 


Ta 


7 ipcoie 


7 Phan War ra oar 
Representative (if any): 


Richard A. 


T Ena assis 


Kirby 


Fret Name 
LEC Environmental Consultants, Ine. 


Last Nae 


= company 
380 Lowell Street, Suite 101 


STE RETEST 
Wakefield 


MA 


o1B80 


®.CiyiToun 


781-245-2500 781-245-6677 


Sa 


Ep cole 


rkirby@lecenvironmental.com 


1 Phone Number Fax Nomar 


T Email adress 


Total WPA Fee Paid (from NOI Welland Fee Transmittal Form): 


$165.00 


$70.00 


$95.00 


Total Fee Pad 


‘palorma doc ev. 6118/2020 


® Sate Fee Pad 


© CiyiTown Fea Pad 


11 059 
Page Loto 


Massachusetts Department of Environmental Protection  Prviset by MassDEP: 
Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent ae | 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 OTT 

ington 
Town of Arlington Wetlands Protection Bylaw (Article 8) Tiyitown 


A. General Information (continued) 


MassDEP Fg Naber 


6. General Project Description: 


‘The Applicant proposes to demolish an existing addition to a single-family dwelling, and construct a 
‘new, slightly larger addition within the outer portion of Riverfront Area and Bordering Land Subject to 
Flooding (BLSF) associated with Alewife Brook. A reduction of impervious area is proposed by 
replacing the existing paved driveway with a pervious paver driveway. Erosion controls also are 
proposed. 


7a, Project Type Checklist: (Limited Project Types see Section A. 7b.) 


1. Bd Single Family Home 2. 11 Residential Subdivision 
3. 1 Commercialindustrial 4. 1 DockiPier 

5. O Utlties 6. [Coastal engineering Structure 
7. TZ Agriculture (e.g., cranberries, forestry) 8] Transportation 

9. 1 other 


7b. Is any portion of the proposed activity eligible to be treated as a limited project (including Ecological 

Restoration Limited Project) subject to 310 CMR 10.24 (coastal) or 310 CMR 10.53 (inland)? 
1D Yes BJ No lfYes, describe which imited project applies to this projet. (See 310 CMR 
110.24 and 10.53 for a complete list and description of limited project types) 


Tinie PraeeType 


Ifthe proposed activity is eligible to be treated as an Ecological Restoration Limited Project (310 
CMR10.24(8), 310 CMR 10.53(4)), complete and attach Appendix A: Ecological Restoration Limited 
Project Checklist and Signed Certification, 


8. Property recorded at the Registry of Deeds for: 


Middlesex South na 
Conny  CaRTCRTS¥( TeTETETTANG 
65830 337 

© Book a Page Number 


9 


Buffer Zone & Resource Area Impacts (temporary & permanent) 


1. [1] Butfer Zone Only ~ Check it the project is located only in the Butler Zone of a Bordering 
\Vegetated Wetland, inland Bank, or Coastal Resource Area. 

2. BW Inland Resource Areas (see 310 CMR 10.54-10.58;ifnot applicable, go to Section 8.3, 
Coastal Resource Areas) 


Check all that apply below. Attach narrative and any supporting documentation describing how the 
project will meet all performance standards for each of the resource areas altered, including 
standards requiring consideration of alternative project design or location. 


120f 59 
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Massachusetts Department of Environmental Protection Prviset by MassDEP: 


Bureau of Resource Protection - Wetlands oa 
WPA Form 3 - Notice of Intent ee es A 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 OTT 

ington 
Town of Arlington Wetlands Protection Bylaw (Article 8) CityiTown 


B. Buffer Zone & Resource Area Impacts (temporary & permanent) (contd) 


Resource Asea ‘Size of Proposed Aeration Proposed Replacement (it any) 
EOE aa a ae Tiree Tarte 
sectng ober ».L] Bordering vegetated 
Resource reas Wetland Tat Taeare at 
please atcha 
raratve (Land Under — —— 
glaning how Waterbodies and zi ™ 
Waterways 
sea was Te yan AT 
enced ee 
Resource Area ‘Size of Proposed Aeration Proposed Replacement it an 
4B] Bordering Land 2o28 2o08 
Subject to Flooding squat SETS TE 
o 0 
eC eto Toad TagSTORT ea TTC 
eC] Isolated Land 
Subject to Flooding square et 
SITTERS NSSS TEETER TERE 
Alewife Brook 
* BI Rivertront Area Name of Ware (AVA) ~ ape coastal or ana 


2. Width of Riverfront Area (check one): 
1] 25 ft - Designated Densely Developed Areas only 
1 100 ft. - New agricultural projects only 


LE] 200 ft. - allother projects 


2. Total area of Riverfront Area on the site of the proposed project ee 


4. Proposed alteration of the Riverfront Area: 


342s o 3422 
aoa Square Tee 5 Sa Tea TOOT, gre Tae Baa TOOT an OT. 


5. Has an alternatives analysis been done and is it attached to this NOI? 1 Yes No 
6. Was the lot where the activity is proposed created prior to August 1, 19967 BJ Yes] No 
3. C1 Coastal Resource Areas: (See 310 CMR 10.25-10.35) 


Note: for coastal riverfront areas, please complete Section B.2.f. above. 
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\paforms dc «ev. 6138/2020 Page 3019 


Online Users: 
Include your 
document 
umber 
(Grovided on your 
receipt page) 
‘th al 
‘Supplementary 
‘formation you 
subrmitta the 
Department 


Massachusetts Department of Environmental Protection Prvised by MassDEP: 
Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent a ae 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 OTT 

SS — 
Town of Arlington Wetlands Protection Bylaw (Article 8) Tiyitown’ 


B. Buffer Zone & Resource Area Impacts (temporary & permanent) (cont'd) 


MassDEP Fg Number 


Check all that apply below. Attach narrative and supporting documentation describing how the 
project will meet all performance standards for each of the resource areas altered, including 
standards requiring consideration of alternative project design or location. 


Resource Area Size of Proposed Alteration Proposed Replacement (if any 
a.[] Designated Port Areas —_Indicate size under Land Under the Ocean, below 


eC] Land Under the Ovean rer 


Taba yards eG 


1] Barrier Beach Indicate size under Coastal Beaches andlor Coastal Dunes below 
6.01 Coastal Beaches Tae Tei yards Beach oaTETTTEA 
1] Coastal Dunes Tater Tec yas Bane ROUTER 
Size of Proposed Alteration _ Proposed Replacement (it any) 

£1 Coastal Banks aso 
aL Rocky intertidal 

Shores Tage eat 
hE] Salt Marshes Taare ST TESTO TERRE, TERIA 
iO Land Under Salt 

Ponds Tagua at 


Tea yas eagea 
i. Land Containing 


Shellfish == 
«0  Fish Runs Indicate size under Coastal Banks, inland Bank, Land Under the 
‘Ocean, and/or inland Land Under Waterbodies and Waterways, 

above 


Tamcyas reages 


11 Land subject to 
Coastal Storm Flowage -T squareTeet 


4, [] Restoration/Enhancement 


Ifthe project is for the purpose of restoring or enhancing a wetland resource area in addition to the 
square footage that has been entered in Section B.2.b of B.3.h above, please enter the additional 
‘amount here 


Square eat Tagua Tea oT Sa 


5. [1] Project Involves Stream Crossings 


SR aT TEE ‘5 RUGSY oT SPIACETIEA SAM OSS 
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Massachusetts Department of Environmental Protection P*vis##y MassDEP: 
Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent pee 
Massachusetts Wetlands Protection Act M.G.L.c. 131, $40 rinson 
Town of Arlington Wetlands Protection Bylaw (Article 8) ciyftowm 


C. Other Applicable Standards and Requirements 


TaseDEP Fg Nariber 


D1 This is a proposal for an Ecological Restoration Limited Project. Skip Section C and 
complete Appendix A: Ecological Restoration Limited Project Checklists — Required Actions 
(310 CMR 10.11). 

Streamlined Massachusetts Endangered Spe 


1s ActiWetlands Protection Act Review 


1. Is any portion of the proposed project located in Estimated Habitat of Rare Wildlife as indicated on 
the most recent Estimated Habitat Map of State-Listed Rare Welland Wildife published by the 
Natural Heritage and Endangered Species Program (NHESP)? To view habitat maps, see the 
‘Massachusetts Natural Heritage Atlas or go to 
htipv/maps.massgis state ma.us/PRI_EST HABiviewer.htm, 


2.1 Yes Bq No ¥8Ss include proof of mailing or hand delivery of NOt to: 


Natural Heritage and Endangered Species Program 
ion of Fisheries and Wildlife 

‘Teapot il Road 

2021 ‘Westborough, MA 01581 


5 Dae oma 


ityes, the projects also subject to Massachusetts Endangered Species Act (MESA) review (321, 
CMR 10.18). To quay fora streamlined, 30-day, MESA/Wetlands Protection Act review, please 
Complete Section C.1.¢, and include requested materials wth this Notice of intent (NOI); OR 
complete Section C.21, if applicable. If MESA supplemental information Is nat included wih the NOI, 
by completing Section 1 ofthis form, the NHESP will require a separate MESA fling which may take 
tip to 90 days fo review (unless noted exceptions in Section 2 apply, see below) 


. Submit Supplemental information for Endangered Species Review" 
2. [1 Percentage/acreage of property to be altered: 


(@) within welland Resource Area —————£  — 


(@) outside Resource Area a 


2. L1 Assessor's Map or right-of-way plan of site 


2. 1] Project plans for entire project site, including wetland resource areas and areas outside of 
‘Wetlands jurisdiction, showing existing and proposed conditions, existing and proposed 
tree/vegetation clearing line, and clearly demarcated limits of work “* 


(1 Project description (including description of impacts outside of wetland resource area & 
butler zone) 


(1 Photographs representative ofthe site 


* Some projects not in Estimated Habitat may be located in Priorty Habitat, and require NHESP review (see hitpsswav.mass.govima- 
‘endangered. species-act-mesa-regulatory-review) 
Priority Habitat includes habitat for stafe-lsted plants and sticly upland species not protected by the Wetlands Protection Act. 
“MESA projects may not be segmented (321 CM 10.16). The applicant must disclose ful development plans even such plans are 
‘ot required as part of the Natice of intent pracess. 15 

\wpatorms de ev. 68/2020 Page Sof 


Massachusetts Department of Environmental Protection P*vis## by MassDEP: 
- Bureau of Resource Protection - Wetlands 


\"¥ WPA Form 3 - Notice of intent poo | 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 at 

a 
Town of Arlington Wetlands Protection Bylaw (Article 8) TiyiTown 


C. Other Applicable Standards and Requirements (cont'd) 


WaseDEP Fg Naber 


(2) MESA fling fee (fee information available at https:/waw.mass.qav/how-to/how-to-file-or 
a-miesa-project-review) 

‘Make check payable to "Commonwealth of Massachusetts - NHESP" and mail to NHESP at 
above address 


Projects altering 10 or more acres of and, also submit: 
(L1_ Vegetation cover type map of site 

(0 Project plans showing Priority & Estimated Habitat boundaries 
(9 OR Check One of the Following 

1.01 Project is exempt from MESA review. 


‘Attach applicant letter indicating which MESA exemption applies. (See 321 CMR 10.14, 


hits /wwww.mass.qoviservice-details/exemptions-from-review-for-projectsactivities 
‘prority-habitat; the NOI must stil be sent to NHESP ifthe project estimated 
habitat pursuant to 310 CMR 10.37 and 10.59.) 


2-[) Separate MESA rellew ongoing SEP Taang? Dae ner ESP 


2.0] Separate MESA review completed 
Include copy of NHESP ‘no Take" determination or valid Conservation & Management 
Permit wth approved plan, 


3. For coastal projects only, is any portion of the proposed project located below the mean high water 
line or in a fish run? 


a. Bd Not applicable ~ project isin inland resource area only». ] Yes 1] No 


Ityes, include proof of mailing, hand delivery, or electronic delivery of NOI to either: 


‘South Shore - Cahasset ta Rhode Island border, and North Shore - Hull to New Hampshire border: 
the Cape & Islands 

Division of Marine Fisheries - Division of Marine Fisheries 

‘Southeast Marine Fisheries Station North Shore Office 

‘tn: Environmental Reviewer ‘tn: Environmental Reviewer 

{836 South Rodney French Bia. ‘20 Emerson Avenue 

New Bedtord, MA’ 02744 Gloucester, MA 01930 

Email: dmf envreview-south@mass gov Email: dmif.envreview-north@mass.gov 


Aso if yes, the project may require a Chapter 91 license. For coastal towns in the Northeast Region, 
please contact MassDEP's Boston Office. For coastal towns in the Southeast Region, please contact 
MassDEP's Southeast Regional Office 

1] Isthis an aquaculture project? 4.0 Yes Bd No 

Ityes, include a copy of the Division of Marine Fisheries Certification Letter (M.G.L. c. 130, § 57). 
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Online Users: 
Include your 
document 


umber 


Massachusetts Department of Environmental Protection Provided by MassDEP. 
Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent fr eee eevee 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 _nston 
Town of Arlington Wetlands Protection Bylaw (Article 8) iyo 


C. Other Applicable Standards and Requirements (contd) 


MasiDEP Fs Nanber 


4. Is any portion of the proposed project within an Area of Critical Environmental Concern (ACEC)? 


Ityes, provide name of ACEC (see instructions to WPA Form 3 or MassDEP 
211 Yes Ba No Website for ACEC locations). Note: electronic fers click on Website, 


BACET 


(Grovided on your 5. 1S any portion of the proposed project within an area designated as an Outstanding Resource Water 


‘ecelpt page) 
‘otha 
‘supplemer 
‘forma 
submit tothe 
Department 


a 


(ORW) as designated in the Massachusetts Surface Water Quality Standards, 314 CMR 4.00? 
oO] Yes Bl No 


6. Is any portion of the site subject to a Wetlands Restriction Order under the Inland Wetlands 
Restriction Act (M.G.L. c. 131, § 40A) or the Coastal Wetlands Restriction Act (M.G.L. c. 180, § 105)? 


oO] Yes By No 


7. Is this project subject to provisions of the MassDEP Stormwater Management Standards? 


2.11 Yes. Attach a copy of the Stormwater Report as required by the Stormwater Management 
Standards per 310 CMR 10.05(6)(k)(q) and check i 
1.11 Applying for Low Impact Development (LID) site design credits (as described in 
Stormwater Management Handbook Vol. 2, Chapter 3) 


2.01 portion ofthe site constitutes redevelopment 
3.01 Proprietary BMPs are included in the Stormwater Management System. 
».B_No. Check why the projectiis exempt 
+.B Single-family house 


2.[] Emergency road repair 


2.1] _ Small Residential Subdivision (less than or equal to 4 single-family houses or less than 
or equal to 4 units in multi-family housing project) with no discharge to Critical Areas, 


D. Additional Information 


1 Thisis a proposal for an Ecological Restoration Limited Project. Skip Section D and complete 
‘Appendix A: Ecological Restoration Notice of Intent ~ Minimum Required Documents (310 CMR 
10.12) 


Applicants must include the following with this Notice of Intent (NOl). See instructions for details. 


Online Users: Attach the document transaction number (provided on your receipt page) for any of 
the following information you submit to the Department. 


+.B] USGS or other map of the area (along with a narrative description, if necessary) containing 
sufficient information for the Conservation Commission and the Department to locate the site 
(Electronic filers may omit this item.) 


2.62] Plans identifying the location of proposed activities (including activities proposed to serve as 
‘ Bordering Vegetated Wetland [BVW] replication area or other mitigating measure) relative 
to the boundaries of each affected resource area, 
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Massachusetts Department of Environmental Protection Prviset by MassDEP: 
Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent | 
Massachusetts Wetlands Protection Act M.G.L. c. 131, §40 OTT 

ae —— =~ 
Town of Arlington Wetlands Protection Bylaw (Article 8) Tiyitown 


D. Additional Information (cont’é) 


MassDEP Fg Naber 


3B Identify the method for BVW and other resource area boundary delineations (MassDEP BVW 
Field Data Form(s), Determination of Applicabilty, Order of Resource Area Delineation, etc) 
andattach documentation of the methodology. 
4B Listthe tiles and dates for all plans and other materials submitted with this NOL 
Conservation Plan 


Pan ie 
Rober Survey Scott Lynch, PLS. 

i Prepared By © Signed and Stamped By 

Dated November 14, 2022 1'=10 

Final Revision Date = Sale 

Design Development Plans prepared by Miller Design, LLC January 20, 2023, 
T-Faisonal Plan or Doce Te = Dae 


5. Ifthere is more than one property owner, please attach a ist of these property owners not 
listed on ths form. 


6.1 Attach proof of mailing for Natural Heritage and Endangered Species Program, itneeded. 
7.1 Attach proof of mailing for Massachusetts Division of Marine Fisheries, it needed 
8.) Attach NOI Wetland Fee Transmittal Form 


2.11 Attach Stormwater Report, if needed, 


E. Fees 


1. [J Fee Exempt: No fling fee shall be assessed for projects of any city, town, county, or district 
of the Commonwealth, federally recognized Indian tribe housing authority, municipal housing 
authoriy, or the Massachusetts Bay Transportation Authority 


Applicants must submit the following information (in addition to pages 1 and 2 of the NOI Wetland 
Fee Transmittal Form) to confirm fee payment: 


134 28/2028 
MORpaT CREEK WORE Tack oS 

Paid electronically via e€DEP. 

7, Stale Check Number TORRE 

Brenden Rock 

©, Payer namie on GREER PPS Ne 7. Payor namie on Greek Last Wave 
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Massachusetts Department of Environmental Protection Provided by MassDEP: 
Bureau of Resource Protection - Wetlands 


WPA Form 3 - Notice of Intent Document Tansaeon Nomar 


Massachusetts Wetlands Protection Act M.G.L. c. 131, §40_rinon 
Town of Arlington Wetlands Protection Bylaw (Article 8) City/Town 

F, Signatures and Submittal Requirements 

\ hereby certify under the penalties of perry thatthe foregoing Notice of Intent and accompanying 

plans, documents, and supporting data are true and complete to the best of my knowledge, | understand 


that the Conservation Commission will place notification ofthis Notice in a local newspaper at the 
expense of the applicant in accordance with the wetlands regulations, 310 CMR 10.05(5Ka) 


‘WassDEP Fle Nombor 


Lurther cory under penalis of prjuy that all abutters were notified of this application, pursuant 10 
the requirements of MGL.c. 131, § 40, Notice must be made by Certfcae of Maling o n writing by 
han deliver or certified mail (tetum receipt requested) to al abuters within 100 feet of the property line 
of he project location 
2. 2 
BA, ia, = ae hie 
6ybw (FE i/ghos 
Mal 


TSiahsiore of optcant 


5 Signature of Property Ongar (aioreny ‘Date 
ad ~ January 26, 2023 
6. Date 


For Conservation Commission: 
‘Two copies of the completed Notice of Intent (Form 3), including supporting plans and documents, 
‘wo copies of the NO! Wetland Fee Transmittal Form, and the cltytown fee payment, to the 
Conservation Commission by certified mail or hand delivery. 

For MassDEP: 

‘One copy of the completed Notice of Intent (Form 3), including supporting plans and documents, one 
copy of the NO! Wetland Fee Transmittal Form, and a copy of the state fee payment to the 
MassDEP Regional Office (see Instructions) by certified mail or hand delivery, 

Other: 

Ifthe applicant has checked the “yes” box in any part of Section C, Item 3, above, refer to that 
‘section and the Instructions for additional submittal requirements 


‘The original and copies must be sent simultaneously. Failure by the applicant to send copies in a 
timely manner may result in dismissal of the Notice of Intent. 
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Massachusetts Department of Environmental Protection 


Bureau of Resource Protection - Wetlands 


NOI Wetland Fee Transmittal Form 
Massachusetts Wetlands Protection Act M.G.L. c. 131, 40 


A. Applicant Information 


Location of Project: 


39 Sunnyside Avenue 


Axtington 


3 Seer Aes? 
DEP Payment 


5 CayiTow 
$70.00 


‘© Check number 
2. Applicant Mailing Address: 
Brenden 


Fee aroun 


Rock 


= Fran 


2a NaS 


Home Owner 
© Organization 

39 Sunnyside Avenue 

Maing Aaaress 

Atlington MA 
= CiyiTour TS 7 
860-208-9506 na brenden.p rock@gmail.com 
Phone Number 1 Fa Raber 7 mai Adiress 


o2a7a 
ip Coe 


3. Property Owner (it iferent 


Same as Applicant 
= Fret Name 


TNS 


TomaiataT 


Maing RTS 


Sco Sa TapcE 


Phare NRT Trae aber 


B. Fees 


Fee should be calculated using the following process & worksheet, Please see Instructions before 
filling out worksheet. 


Tea aes 


‘Step 1/Type of Activity: Descrite each type of activity that will occur in wetland resource area and buffer zone. 
‘Step 2INumber of Activities: Identify the number of each type of activity 


‘Step 3individual Activity F 


Identity each actvty fee from the sic project categories listed inthe instuctions. 


‘Step 4/Subtotal Activity Fee: Mukiply the number of activities (identified in Step 2) times the fee per category 
(dentiied in Step 3) to reach a subtotal fee amount, Note: If any of these activiias are in a Riverfront Area in 
addition to anather Resource Area or the Buffer Zone, the fee per activity should be multiplied by 1.5 and then 
‘added tothe subtotal amount. 


‘Stop S/Total Project Fee: Determine the total proect fee by adding the subtotal amounts from Step 4 


‘Step GiFee Payments: To calculate the state share ofthe fee, divide the total fee in half and subtract $12.50. Ta 
calculate the eitytown share ofthe fee, divide the total fee in haf and add $12.50, 
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Massachusetts Department of Environmental Protection 
Bureau of Resource Protection - Wetlands 


y NOI Wetland Fee Transmittal Form 
Massachusetts Wetlands Protection Act M.G.L. c. 131, 40 


B. Fees (continued) 


Step 1Type of Activity Step 2/Number Step Step 4/Subtotal Activity 
of Ai 3iindividual Fee 
Activity Fee 
Category 1a. work on a single-family 1.5 (Riverfront. $110.00 $165.00 


dweling Area) 


Step S/Total Project Fee: $165.00 


‘Step 6/Fee Payments: 


Total ProjectFee: — SERN 
State share offing Fee: Sn arraeersIzET- 
$95.00, 


CityrTown share of filing Fee: $35.99 a 


©. Submittal Requirements 
‘4) Complete pages 1 and 2 and send with a check or money order for the state share ofthe fe, payable to 
the Commonneath of Massachusetts 


Department of Environmental Protection 
Box 4062 
Boston, MA 02211 


b) To the Conservation Commission: Send the Notice of Intent or Abbreviated Notice of Intent; a copy of 
this form; and the ctytown fee payment. 


‘To MassDEP Regional Office (see Instructions): Send a copy ofthe Notice of Intent or Abbreviated Notice of 
Intent; a copy of this form; and a copy of the state fee payment. (E-filers of Notices of Intent may submit these 
electronically) 
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Bylaw Filing Fees and Transmittal Form 


Rules: 
‘Lees are payable at the time of filing the application and are non-refundable. 
2.Fees shall be calculated per schedule below. 

3.Town, County, State, and Federal Projects are exempt fram fees, 

4.These fees are in addition to the fees paid under M.G.L. Ch. 131, s.40 (ACT). 


Fee Schedule (ACC approved 1/8/15): 


$ No./Area Category 
(Rt) ROA. S150 Toca ee, no sate Tee 

$200.00 (Ni) Minor Project -§200 (house adaifon, tennis Court, Swimming pool 
lity work, workin/on/or affecting any body of water, wetland or 
floodplain) 


{N2) Single Family Dwelling $600 


(N3) Multiple Dwelling Structures 5600 + 5100 per unitall or part of 
Which lies within 100 feet af wetlands or within land subject to flooding. 


(Na) Commercial, Industrial, and Institutional Projects 
$800 + 50¢/s.f. wetland disturbed; 2¢/s.- land subject to flooding or buffer 
zone disturbed, 


(NS) Subdivisions - $600 + $4/1f. feet of roadway sideline within 100 fof 
wetlands or within land subject to flooding, 


{N6) Other Fees - copies, printouts; per public records law 


(N7) Minor Project Change -$50 


(NB) Work on Docks, Piers, Revetments, Dikes, ete $4 per linear foot 


(N9) Resource Boundary Delineation (ANRAD) - $1 per livear foot 


(NiO) Certificate of Compliance (COC or PCOC) - No charge If before 
expiration of Order, $200 after that date. 


{Nii} Amendments - $300 or 50% of original local Wing fee, whichever i 
less, 


(Ni) Extensions = 


a. Single family dwelling or minor project ~ 5100 


wb, Other -$150, 


(Ni3) Consultant Fee -per estimate fram consultant 


Eun) TOTAL 


Note: Submit this form along with the forms submitted for the ACT - the "Wetlands Filing Fee 
Calculations Worksheet," and the "Notice of Intent Fee Transmittal Form." 


22 0f 59 


AFFIDAVIT OF SERVICE 


Under the 
Massachusetts Wetlands Protection Act (M.G.L. c. 131, s. 40), 
its implementing Regulations (310 CMR 10.00), 
and the 


Town of Arlington Wetlands Protection Bylaw 


1, Sharon A. Sullivan, on behalf of Brenden Rock, hereby certify under the pains and penalties of 
perjury that on February 2, 2023 | gave notification to abutters in compliance with the 
‘Massachusetts Wetlands Protection Act (M.G.L..c. 131, s, 40), its implementing Regulations 
(210 CMR 10,00), and the Town of Arlington Wetlands Protection Bylaw in connection with the 
following matter: 


A Notice of Intent Application filed under the Town of Arlington Wetlands 
Protection Bylaw by LEC Environmental Consultants, Inc., on behalf of the 
Applicant, Brenden Rock, with the Town of Arlington Conservation Commission 
‘on February 2, 2023 for property located at 39 Sunnyside Avenue (Assessor's 
Parcel ID: 33-3-7) in Arlington, Massachusetts. 


‘The form of notification, and a list of the abutters to whom it was given and their addresses, are 
attached to this Affidavit of Service. 


} 7 jl 
Aaun Go dullivan 222023 
Sharon A. Sullivan Date 


Permitting Technician 
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February 2, 2023 
CERTIFIED MAIL 


«Name» 
«Name2» 
«Address» 
«City», «Stater «Zip» 


Re: _ Notice of Intent Application [LEC Fite #: RocB\22-468.02] 
39 Sunnyside Avenue 
Assessor's Parcel ID: 33. 
Arlington, Massachusetts 


Dear Abutter: 


(On behalf of the Applicant, Brenden Rock, LEC Environmental Consultants, Inc. (LEC) has filed a 
Notice of Intent Application with the Arlington Conservation Commission and a Minar Stormwater 
Permit Application with the Arlington Public Works Engineering Division to raze and rebuild an addition 
to a single-family dwelling at 39 Sunnyside Avenue in Arlington, Portions of the proposed activities are 
located within Degraded Riverfront Area and Bordering Land Subject to Flooding associated with 
Alewife Brook, as jurisdictional under the Massachusetts Wetlands Protection Act (the Act, M.G.L. c 
131, s. 40) and its implementing Regulations (the Act Regulations, 310 CMR 10.00), and the Town of 
Arlington Wetlands Protection Bylaw (Article 8, the Bylaw) and its Regulations Pursuant to the Town of 
Arlington Regulations for Wetlands Protection (the Bylaw Regulations). The Applicant proposes to 
implement erosion controls to minimize the potential for impacts to the resource areas during 
construction, and to reduce impervious area by replacing a paved driveway with a pervious paver 
driveway. 


‘The Notice of Intent Application and accompanying plans are available for review by contacting the 
Arlington Conservation Commission, The remote Public Hearing will be held on February 16, 2023 
beginning at 7:30 p.m., in accordance with the provisions of the Act, Regulations, Bylaw, and Bylaw 
Regulations. Further information regarding this application will be published at least five (5) days in 
advance in The Arlington Advocate, Notice of the Public Hearing will also be posted at the Arlington 
‘Town Hall at least 48 hours in advance. Please check the Town's website and the Board/Committee’s 
page for any updated information on the meeting. 


Please do not hesitate to review the materials and/or attend the public hearing should you have questions 
or concems about the proposed project. 


LEC Environmental Consultants, Inc. 


TEC Environmental Consultants, ne ‘wor locenvironmentalcom 
142 Resnik Road ‘380 Lowell Stiest 100 Grove Steet .0, Box 590 80 Warten Avenue 
Suilet Suite 101 Rindge, NHOS461 Sule 3 

Plymouth, MA02360 Wakerela, MA 01880 ast Providonoo, 1 02014 
508745 9191 794.245 2500, 09.909 6726 ‘0}.685.3100 24 of 59 
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Notification to Abutters Under the 


Massachusetts Wetlands Protection Act 
and the 
Town of Arlington Wetlands Protection Bylaw 


In accordance with the second paragraph of Massachusetts General Laws Chapter 131, Section 40 and the 
Arlington Wetlands Protection Bylaw, you are hereby notified of the following: 


‘The Conservation Commission will hold a virtual public meeting use Zoom, an on-line meeting platform, 
on Thursday, February 16, 2023, at 7:30 p.m. in accordance with the provisions of the Massachusetts 
Wetlands Protection Act (M.G.L. Ch. 191, s. 40, as amended), the Tawn of Arlington Bylaws Article 8, 
Bylaw for Wetland Protection, and in accordance with the Governor's Order Suspending Certain 
Provisions of the Open Meeting Law, G.L. c. 30A, § 20 relating to the COVID-19 emergency, fora 
Notice of Intent from Brenden Rock to demolish an existing addition to a single-family dwelling and 
construct a new addition at 39 Sunnyside Avenue, within the outer portion of Riverfront Area and within 
Bordering Land Subject to Flooding associated with Alewife Brook, on Assessor's Property Map 33, Lot 
3.7. Please refer to the Commission's online meeting agenda for specific Zoom meeting access 
information, 


‘A copy of the application and accompanying plans are available by request by contacting the Arlington 
Conservation Agent at 781-316-3229 or concomm(@town.arlington.sna.us. For more information, call the 
applicant’s representative, LEC Environmental Consultants, Inc., at 781-245-2500, the Arlington 
Conservation Commission at 781-316-3229, or the DEP Northeast Regional Office at 978-694-3200. 


Notice of the Public Hearing, including its date, time, and place, will be published at least five (5) 
business days in advance in The Arlington Advocate and will also be posted at least 48 hours in advance 
‘on the Arlington Town Hall website, 
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Office of the 
Board of Assessors 
Robbins Memorial ‘Town Hall 
Arlington, MA 02476 
(781) 316-3050 
Assessors@townarlington.ma.us 


Abutters List 
Date: January 26, 2023 


Subject Property Address: 38 SUNNYSIDE AVE Arington, MA 
Subject Property ID: 33-3-7 


‘Search Distance: 100 Feet 
Conservation 


‘The Board of Assessors certifies the names and addresses of requested parties in interest, all abutters 
within 100 feet of the property ines, of subject propery. 


BOARD OF ASSESSORS 
‘TOWN HALL 
ARLINGTON, MA 02476 


Board of Assessors. 
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‘ABUTTERS LIST 
Date: January 26, 2023, 
Subject Property Location: 39 SUNNYSIDE AVE Arlington, MA 
Subject Parcel 1D: 33-3-7 

Search Distance: 100 Feet 


Parcelib | _ Property Location ‘Ownerd ‘Owner 2 Malling Address [City/Town | state [ Zip 
33.61 [o-LOT BROADWAY [DEPT/CONSERVATION & RECREATION [WATER SUPPLY PROTECTION DV __[20 SOMERSET ST BOSTON ima [0208 
ja5-2-19 [43 MICHAELST [CROWLEY PRISCILLA [43 MICHAEL ST JaruneToN [mA [o2a7a 
[333-4 [O-LOTSUNNYSIDE AVE [BOYLE DAVID T/TRUSTEE [OB REALTY TRUST fie SHORT STREET BROWNFIELD [Me [oaoz0 
33-5 [3S SUNNYSIDEAVE [JOSEPH C REGINE 35 SUNNYSIDE AVE [ARLINGTON [MA [02074 
[333.6 _[S7SUNNYSIDEAVE [KIM SUNGHEE [CEE IOSEPF 37 SUNNYSIDE AVE [ARLINGTON [MA [02074 
[33:37 _[R9SUNNYSIDE AVE ___|SANTACROCE CAITUN & IROCK BRENDEN 59 SUNNYSIDE AVE [ARLINGTON |MA__[02074 
32-8 |41SUNNYSIDEAVE [HARRIS JULIANA [DIVIRGILIO ANTHONY [a1 SUNNYSIDEAVE [ARLINGTON [MA [02474 
[233-9 _[A3SUNNYSIDEAVE __|RYGIEL ZARKO E-ETAL |RYGIEL CATHERINE DOLORES [A3SUNNYSIDEAVE [ARLINGTON [MA [02474 
[333.20 [ASSUNNYSIDEAVE _|SOUSAJONN D/ LIFE ESTATE JassuNNYSIDEAvE [ARLINGTON [MA _[o2a7a 
83311 [47 SUNNYSIDEAVE [MADDEN RICHARD K / TRUSTEE [RICHARD K MADDEN LIVING TRUST _ [535 PLEASANT ST peumont [ma lo2a7e 
3-4-6 [40 MICHAEL ST [HAN LU [YANG MEILING [40 MICHAEL ST JaruineTon [MA [02074 
3-4-7 [aa MICHAEL ST [CABRE MIQUEL MUNOZ & [BRODER LEAH [aa MICHAEL ST ARUNGTON [MA [o2a7a 
34-84 [42SUNNYSIDEAVE  [WILLBANKS NANCY a2 SUNNYSIDE AVE [ARLINGTON [MA [02074 


27 of 59 


SOMERVILLE 
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LEC 


Notice of intent Application 
& Minor Stormwater Permit Application 


39 Sunnyside Avenue 


Arlington, Massachusetts, 


February 2, 2023 
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Introduction 


(On behalf of the Applicant and Property Owner, Brenden Rock, LEC Environmental 
Consultants, Inc., (LEC) is filing the enclosed Notice of Intent (NOI) Application with 
the Arlington Conservation Commission and Minor Stormwater Permit Application with 
the Arlington Public Works Engineering Division. The Applicant is filing the NOL 
Application and Minor Stormwater Permit Application to raze and rebuild an addition to 
a single-family dwelling within ‘Degraded’ Riverfront Area and Bordering Land Subject 
to Flooding (BLSF) at 39 Sunnyside Avenue in Arlington, as jurisdictional under the 
Massachusetts Wetlands Protection Act (M.G.L. c, 131, s, 40, the Act), its implementing 
Regulations (310 CMR 10.00, the Act Regulations), the Town of Arlington Wetlands 
Protection Bylaw (Article 8, the Bylaw), and its implementing Wetlands Protection 
Regulations (March 1, 2018, the Bylaw Regulations). Mitigating measures include 
erosion controls to minimize the potential for impacts to the resource areas during 
construction, and a reduction of impervious area by replacing a paved driveway with a 


pervious paver driveway. 


‘The existing conditions and proposed activities are depicted on the Conservation Plan 
dated November 14, 2022, and prepared by Rober Survey (Conservation Plan, Appendix 
). Appendix B contains the Design Development Plans dated January 20, 2023 and 
prepared by Miller Design, LLC (Design Plans). 


General Site Description 


‘The 2,427 square foot property is located in a densely developed, residential 
neighborhood west of Alewife Brook, northeast of Route 3/2A, and north of the St, Paul 
Cemetery, within the southeastern portion of Arlington, Massachusetts. More 


specifically, the property is located northeast of the Sunnyside Avenue/Michael Street 


intersection, Residential development associated with Sunnyside Avenue and Michael 
Street occurs northeast, east, and southeast ofthe property, while DCR land containing 
the Alewife Greenway Bike Path and Alewife Brook occurs east of the property. A 

paved/gravel extension of Sunnyside Avenue occurs between the property and adjacent 


DCR land, ‘The Arlington/Somerville municipal boundary occurs along Alewife Brook. 


Pang teas 
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LEC 


PLYMOUTH, 


‘The property contains 
‘an attached single- 
family dwelling with 
a gravel driveway 
extending westerly 
from the paved/gravel 
roadway extension 
toward a basement- 
level, 1-car garage, 
‘An impervious 
walkway provides 
access to the front 


Westerly view of atached single-family dwelling (lef side) with dwelling entrance, 
levued alton off rear, and paved diveway extending fom 
‘gavelpavesent extension of Sunnyside Avenue while a gravel path 


extends to the lawn 
area south of the dwelling, A wooden shed also occurs within the front yard, An 
elevated, 1-story addition occurs off the rear ofthe dwelling, with adjacent wooden 
egress landing, stairs, and deck. A wooden stockade fence occurs along the southern 
property boundary. The dwelling and site appurtenances are surrounded by lawn and 


scattered landscape plantings, including a 48 inch dbh oak (Quercus sp.) shade tree in 


the front yard. The property gently slopes to the east, with an elevation gradient of 
roughly eight feet. 


‘A maintained meadow 
with scattered trees, 
and saplings occurs on 
DCR land between the 
property and Alewife 
Brook, LEC observed 
scattered individuals 
of Norway maple 
(Acer platanoides), red 
maple (Acer rubrum), 


silver maple (Acer 


Southerly view ofthe Alewife Greenway Bike Path and adjacent 
‘maintained meadow 


saccharinurn), 
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mulberry (Morus sp.), oak (Quercus sp.), and black cherry (Prunus serotina). The 
‘groundcover is dominated by grasses, with patches of garlic mustard (Alliaria petiolata) 


‘growing amongst the woody vegetation, 


Utilizing a hand-held, Dutch-style soil auger, LEC inspected soil conditions within the 
land upgradient of Alewife Brook, and observed a 14-inch thick, gravelly sandy loam 
histori fill layer (C Horizon) with a soil matrix color ranging between 2.5Y 2/2 and 
1OYR 322. Refusal (likely stones/boulders) was often encountered beneath the apparent 
fill, No redoximorphic features or other indicators of hydrology were observed. This soil 
profile is not considered hydric according to the Field Indicators for Identifying Hydric 
Soils in New England (Version 4, April 2019, the Field Indicators Guide), 


Natural Heritage and Endangered Species Program Designation 
According to the 15* Edition of the Massachusetts Natural Heritage Atlas (effective 
August 1, 2021) published by the Natural Heritage & Endangered Species Program 
(NHESP), no areas of Estimated Habitats of Rare Wildlife or Priority Habitat of Rare 
Species, oF Potential or Certified Vernal Pools exist on the site (Appendix A, Figure 3). 


Wetland Resource Areas 
LEC conducted a site evaluation on November 10, 2022 to identify and characterize 
existing protectable Wetland Resource Areas located on or immediately adjacent to the 
site, and to delineate the Bank-Mean Annual High Water (MAHW) Line associated with 
‘Alewife Brook. The extent of Wetland Resource Areas was determined through 
observations of existing plant communities, hydrologic indicators, and Bankfull 
indicators in accordance with the Act, its implementing Regulations, the Bylaw, and the 
Bylaw Regulations. ‘The topographic site survey determined the extent of BLSF on the 
property 

Based on these methods and review of pertinent maps, LEC determined that the Bank- 
MAHW Line to Alewife Brook occurs east ofthe property, and thatthe entire property is 
located within Riverfront Area, ‘The easternmost portion of the property aso is located 
within Bordering Land Subject to Flooding (BLSF), The Bank-MAHW Line also places 
the 100-foot Buffer Zone (and Adjacent Upland Resource Area under the Bylaw) onto the 
caster portion of the property, No Bordering Vegetated Wetlands (BVW) were 


observed. 
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Bank-Mean Annual High Water 
According to 310 CMR 10.58 (2) (a) 2., Mean Annual High-water Line of a river is the 
line that is apparent from visible markings or changes in the character of soils or 
vegetation due to the prolonged presence of water and that distinguishes between 
predominantly aquatic and predominantly terrestrial land. Field indicators of bankfull 
conditions shall be used to determine the mean annual high-water line, Bankfull field 
indicators include but are not limited to: changes in slope, changes in vegetation, stain 


lines, top of pointbars, changes in bank materials, ar bank undercuts. 


‘The Bank-MAHW 
Line associated with 
Alewife Brook was 
determined through 
observation of 
multiple 
corroborating 
Bankfull Indicators, 
including scouring, 
Bank undercuts, 
changes in vegetation, 


and a relatively 


Westerly view of Alowife Brook with managed Japanese knatweed 
dlistinet separation 


between predominantly aquatic and terrestrial land. The upper boundary of Bank 


contains stands of Japanese knotweed which appear to be undergoing management, 


Riverfront Area 
According to 310 CMR 10.58 (2) (a), A Riverfront Area is the area of land between a 
river's mean annual high water line and a parallel line measured horizontally. The 
riverfront area may include or overlap other resource areas or their buffer zones. The 
riverfront area does not have a buffer zone. 

According to Section 9. L, of the Bylaw, L.,"Riverfront Area" shall mean the area of 
Land between a river's mean annual high water line and a parallel line measured 200 
{eet horizontally landward of the mean annual high water line. 

Riverfront Area includes land within 200 feet of the Bank-MAHW line associated with 
Alewife Brook and encompasses the entire property. This 2,427+ square foot area 
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includes the existing dwelling, driveway, ste appurtenances, and surrounding lawn aren 
‘The entire property is considered ‘Previously Developed’ and the footprints ofthe 
existing dwelling, driveway, landing, stairs, deck, walkways, and shed are considered 
“Degraded! in accordance with 310 CMR 10.58 (5). 


Bordering Land Subject to Flooding 
‘According to 310 CMR 10.57 (2) (a) 1, Bordering Land Subject to Flooding (BLSF) is an 
‘area with low, flat topography adjacent to and inundated by flood waters rising from 
creeks, rivers, streams, ponds or lakes. It extends from the banks of these waterways and 


water bodies; where a bordering vegetated wetland occurs, it extends from said wetland, 


‘According to the Section 4 B, (38) of the Bylaw Regulations, “land subject to flooding or 
inundation” shall mean the land within the estimated maximum lateral extent of flood 
‘water which will theoretically result from the statistical 100-year frequency storm; said 
boundary shall be that determined by reference to the most recently available flood 
profile data prepared for Arlington within which the work is proposed under the National 
Flood Insurance Program “(NFIP)" 


According to the June 4, 2010 Federal Emergency Management Agency Flood Insurance 
Rate Map for Middlesex County, Massachusetts (Map No: 25017C0417E), and 
topographic survey ofthe property, the eastern portion of the property is located within 
Zone AE: ~ Special Flood Hazard Areas (SFHAs) subject to Inundation by the 1% 
Annual chance Flood; Base Flood Elevations determined (Appendix A, Figure 2). 
‘According to the FEMA FIRM and elevation determination by the project surveyor, the 
Zone AE occurs at the Elevation 6.7 contour (Datum: NAVD 88). Land occurring at or 


below this elevation is jurisdictional as BLSF. 


Proposed Activities 
‘The Applicant proposes to demolish the existing 115+ square foot, 1-story addition, 
landing, and stairs located off the rear ofthe dwelling, and construct a new 230+ square- 
foot, 2-story addition with new landing and stairs roughly in the same location, The 
footprint of proposed work is limited to existing “Degraded” Riverfront Area including 
existing structures and driveway. The addition, landing, and deck stairs will be supported 
by wooden posts set atop sonotube concrete footings ~ similar to the existing condition, 


and roughly 6 feet above the Zone AE floodplain elevation, While a small portion of the 
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project will occur within BLSF, the project team anticipates that existing and proposed 
lumber for the support posts and stairs will be very similar compared to existing 
conditions. Accordingly, no measurable change in floodplain displacement will result 
from the proposed project. Please refer to the Design Plans (Appendix B) for 


architectural details, 


5. Mitigation Measures 
‘The Applicant intends to implement erosion controls to protect Alewife Brook and 
adjacent properties during construction, and a reduction of impervious area by converting 
the paved driveway to a pervious paver driveway. These mitigating measures are 


intended to meet or exceed the regulatory requirements enumerated in the Act 


Regulations and the Bylaw Regulations, and to promote climate resiliency in accordance 
with the Bylaw Regulations. A description of each of these mitigating measures is 


provided below. 


st Erosion and Sedimentation Control 
‘While land excavation will be limited to that required for support posts and driveway 
removal, the Applicant proposes to implement an erosion control program to protect 
Alewife Brook and adjacent properties from sedimentation during construction activities 
‘The plan for the control of potential impacts to the adjacent Wetland Resource Areas is 
based on DEP guidelines and will be comprised of staked compost filter tubes 
surrounding the proposed work as depicted on the Conservation Plan. All erosion 


control measures will remain in place until disturbed areas are stabilized by vegetation, 


52 Impervious Area Reduction 
‘The Applicant proposes to replace the paved driveway with a pervious paver driveway in 
order to reduce impervious area associated with the site, While the proposed 230 
‘square-foot addition will occur within the footprint of the existing addition and adjacent 
Degraded land, roughly 103 square feet of additional impervious area will result. 
Designing and installing a subsurface infiltration system for this site is not practical, 
considering the small size of the lot, infiltration system setback requirements from the 
house foundation and property boundaries, and the large oak shade tree located in the 


front yard that would need to be removed in order to accommodate such a system. 
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‘Accordingly, mitigation is proposed by replacing the paved driveway with a pervious 


paver driveway, resulting in a 165: square-foot reduction of impervious surface for the 


Regulatory Performance Standards 
‘The Act Regulations and Bylaw Regulations provide specific performance standards for 
‘work within Riverfront Area and BLSF. The Act Regulations provide exceptions for 
the Riverfront Area, and the Bylaw 


Regulations provide additional standards for climate resiliency. Citations of the pertinent 


certain grandfathered, minor activities wi 


performance standards are provided below, along with a description of how the project, 


meets these standards, 


Redevelopment within Previously Developed Riverfront Area 
‘The Act Regulations at 310 CMR 10.58 (5) provide performance standards for work 
within ‘Previously Developed’ Riverfront Area, Below are citations of the pertinent 
performance standards and an explanation of the project’s compliance with the 


performance standards. 


Redevelopment Within Previously Developed Riverfront Areas: Restoration and 


‘Mitigation. Notwithstanding the provisions of 310 CMR 10.58 (4) (c) and (d), the issuing 
‘authority may allow work to redevelop a previously developed riverfront area, provided 
the proposed work improves existing conditions. Redevelopment means replacement, 
‘rehabilitation, or expansion of existing structures... previously developed riverfront 
‘rea contains areas degraded prior to August 7, 1996 by impervious surfaces from 
existing structures or pavement, absence of topsoil...Work to redevelop previously 


developed riverfront area shall conform to the following criteria 


(@) Ata minimum, proposed work shall result in an improvement over existing conditions 
of the capacity of the riverfront area to protect the interests identified in M.G.L. 
131, 8,40. When a lot is previously developed but no portion of the riverfront area is 
degraded, the requirements of 310 CMR 10.58 (4) shall be met. 


‘The Applicant proposes to imprave existing condi 


ins by reducing impervious area 
on the lot by 165 square feet. This will be accomplished by replacing the existing 
paved driveway with a pervious paver driveway, 
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(b) Stormwater management is provided according to standards established by the 


Department, 


‘The DEP does not require stormwater management for single-family dwelling 
construction. However, the Applicant proposes to reduce impervious area as part of 


the project. 


(©) Within 200-foot riverfront areas, proposed work shall not be located closer to the 


river than existing conditions or 100 feet, whichever is less.... 


While the proposed addition will measure roughly 6 feet closer to Alewife Brook 


compared to the existing addition, the proposed addition will be farther from Alewife 
Brook compared to the existing deck and driveway, and more than 100 feet from the 


Bank-MAHW Line, 


(d) Proposed work, including expansion of structures, shall be located outside the 
riverfront area or toward the riverfront area boundary and away from the river, 
except in accordance with 310 CMR 10.58 (5) (P) or (9) 


While the proposed addition will measure roughly 6 feet closer to Alewife Brook 
compared to the existing addition, the proposed addition will be farther from Alewite 
Brook compared to the existing deck and driveway, and more than 100 feet from the 
Bank-MAHW Line 


(©) The area of proposed work shall not exceed the amount of the degraded area, 
provided that the proposed work may alter up to 10% if the degraded area is less 
than 10% of the riverfront area, except in accordance with 310 CMR 10.58 (5) (f) or 
@. 

‘The proposed work is limited to existing Degraded Riverfront Area, and no increase 


in Degraded Riverfront Area is proposed, 


(f) When an applicant proposes restoration on-site of degraded riverfront area, 
alteration may be allowed notwithstanding the criteria of 310 CMR 10.58(5)(c). (4), 
and (e) at a ratio in square feet of at least 1:1 of restored area to area of alteration 
not conforming to the criteria, Areas immediately along the river shall be selected for 
restoration. Alteration not conforming to the criteria shall begin atthe riverfront 


area boundary.. 


(g) When an applicant proposes mitigation either on-site or in the riverfront area 


within the same general area of the river basin, alteration may be allowed 
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notwithstanding the criteria of 310 CMR 10.58(5)(c), (d), or (e) ata ratio in square 
feet of at least 2:1 of mitigation area to area of alteration not conforming to the 
criteria or an equivalent level of environmental protection where square footage is 


not a relevant measure... 


No Riverfront Area restoration is proposed or required in accordance with 310 CMR 
10.58 (5) ( or @) 


62 Bordering Land Subject to Flooding 


‘The Act Regulations at 310 CMR 10.57 (4) state that work within BLSF shall conform to 


the following criteria: 


(@) Bordering Land Subject to Flooding 


PLYMOUTH, 


(1) Compensatory storage shall be provided for all flood storage volume that will be 


lost as a result of the proposed work. 


‘While work is proposed within 222quare feet of BLSF, no floodplain 
displacement is proposed, The proposed addition will be elevated roughly 6 feet 
above the floodplain elevation, and the proposed pervious paver driveway will 


replace the existing paved driveway at grade. 


(2) Work within BLSF...shall not restrict flows so as to cause an increase in flood 


stage or velocity. 


Proposed work in the floodplain will not restrict flows or cause an increase in 


flood storage. 


(3) within BLSF shall not impair its capacity to provide important wildlife habitat 
funetions. 


According to the BLSF Preamble at 310 CMR 10.57 (1) (a) 3: 


Certain portions of Bordering Land Subject to Flooding are also likely to be 
significant to the protection of wildlife habitat. These include all areas on the ten 
‘year floodplain or within 100 feet of the bank or bordering vegetated wetland 
(whichever is further from the water body or waterway, so long as such area is 
contained within the 100 year floodplain), and all vernal pool habitat on the 100 
‘year floodplain, except for those portions of which have been so extensively 
altered by human activity that their important wildlife habitat functions have 


been effectively eliminated (such “altered” areas include paved and graveled 
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(b) 


areas, golf courses, cemeteries, playgrounds, landfills, fairgrounds, quarries, 
gravel pits, buildings, lawns, gardens, roadways (including median strips, areas 
enclosed within highway interchanges, shoulders, and embankments), railroad 

tracks (including ballast and embankments), and similar areas lawfully existing 


‘on November 1, 1987 and maintained as such since tht time). 
‘The portion of land located within BLSF is “altered” and is therefore not 
significant tothe protection of wildlife habitat 
Protection of Rare Wildlife Species 

(1) Notwithstanding the provisions of 310 CMR 10.57(4)(a) or (b), no project may be 


permitted which will have any adverse effect on specified wildlife habitat sites of 


rare vertebrate or invertebrate species. 


‘There are no specified wildlife habitat sites of rare vertebrate or invertebrate 
species located on the project site; therefore, the proposed project will have no 


adverse effect on any such sites, 


Bylaw Performance Standards for Work Within the Floodplain 


Section 23 D. of the Bylaw Regulations states: The Commission may permit activity on 


land subject to flooding provided it shall not result in the following: 


@ 


@ 


@ 


Flood damage due to filling which causes lateral displacement of water that would 


catherwise be confined within said area, 
‘No filling of the floodplain is proposed. 


Adverse effect on public and private water supply or groundwater supply, where 


said area is underlain by pervious material. 


‘The project will not result in any increase in pollutants that could otherwise 
potentially result in an adverse effect on public or private water supply or 


‘groundwater supply. 


An adverse effect on the capacity of said area to prevent pollution of the 
groundwater, where the area is underlain by pervious material which in turn is 


covered by a mat of organic peat and muck 


LEC did not observe any such conditions within or near the subject property. 
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Bylaw BLSF Climate Resiliency 
‘The Bylaw Regulations (Section 23 D.) also state that the applicant shall take into 
consideration the impacts of climate change on the activities proposed on land subject to 
flooding, especially in terms of the compensatory flood storage as a climate change 
resilience strategy. Any such activity shall provide compensatory flood storage for all 
flood storage volume that will be lost at each elevation. Compensatory flood storage shall 


be at a 2:1 ratio, minimum, for each unit volume of flood storage lost at each elevation. 


No displacement of flood storage is proposed. Accordingly, no compensatory flood 


storage is required. 


General Climate Resiliency 
‘The Bylaw Regulations (Section 31) state that B, The Applicant shall, to the extent 
practicable and applicable as determined solely by the Commission, integrate 
considerations of adaptation planning into their project to promote climate change 
resilience so as to protect and promote resource area values into the future. These 
considerations are especially important in Land Subject to Flooding (floodplain) and 
Riverfront Area and other Resource Areas which protect the interest of Flood Control 
‘and Storm Damage Prevention, including Adjacent Upland Resource Areas. These 
Resource Areas may be directly impacted by extreme weather events expected to be more 
prevalent or more intense due to climate change, in surface runoff of pollutants, and in 
wildfe habitat due to changes in temperature. The Applicant shall consider the 


project's adaptation to potential climate change impacts by addressing the following: 


(1) Describe project design considerations to limit storm and flood damage during 
extended periods of disruption and flooding as might be expected in extreme weather 
events, See Vegetative Wetlands Section 21, Land Subject to Flooding Section 23, and 
Adjacent Upland Resource Area Section 25, of these Regulations 


‘The Applicant proposes to construct an addition roughly 6 feet above the floodplain 
elevation, ‘The proposed landing and stairs will roughly replace in-kind the existing 


stairs. The project will therefore result in an insignificant change compared to existing 


conditions. The Applicant proposes a 165+ square foot reduction of impervious surface 
by converting the existing paved driveway to a pervious paver driveway. Considering the 
relatively small property size of 2,427+ square feet and limited space for more traditional 
mitigating measures, LEC has determined that the proposed impervious area reduction is, 


commensurate 


the limited scope of the project. 
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(2) Describe project stormwater surface runoff, which may increase due to storm surges 
‘and extreme weather events, and how this will be managed / mitigated to prevent 
pollution (including nutrients from fertilizers, roadway runoff, etc.) from entering the 
resource area with consideration of eliminating impervious surfaces as feasible. See 


Stormwater Management Section 33 of these Regulations. 


‘While the proposed addition will result in a 103: square-foot increase of impervious area 
associated with the structure, the Applicant proposes to convert the paved driveway to a 
pervious paver driveway, thereby reducing overall impervious area on the lot by 165 


square feet, or roughly 17.7%, 


(8) Describe project vegetation / planting plans and other measures to improve the 
resiliency of the wildlife habitat of the resource area to withstand potential temperature 
and rainfall changes (drought and excess) due to climate change. See Vegetation 


Removal and Replacement Section 24 of these Regulations, 


No natural vegetation will be removed for this project. Space is limited on the property 


and no native landscaping is proposed. 


(4) Describe measures to protect proposed structures and minimize damage to structures 


due to the impacts of climate change. 


‘The proposed addition will measure roughly 6 feet above the FEMA Floodplain 


elevation, A reduction of impervious surface is proposed. 


‘Summary 


On behalf of the Applicant and Property Owner, Brenden Rock, LEC is filing the 
enclosed NOI Application withthe Arlington Conservation Commission and Minor 
‘Stormwater Permit Application with the Arlington Public Works Engineering Division 
‘The Applicant is filing the NOI Application and Minor Stormwater Permit Application to 
raze and rebuild an addition toa single-family dwelling within ‘Degraded’ Riverfront 
‘Area and BLSF at 39 Sunnyside Avenue in Arlington, as jurisdictional under the Act, the 
Bylaw, and Bylaw Regulations, Mitigating measures include erosion controls to 


‘minimize the potential for impacts to the resource areas during construction, and a 


reduction of impervious area by replacing a paved driveway with a pervious paver 
driveway. 
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‘The project, including the proposed mitigating measures, meets or exceeds the 
performance standards enumerated in the Act Regulations, and the Bylaw Regulations, 
and the Applicant requests that the Commission issue an Order of Conditions approving 


the project as proposed herein. 
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Arlington Conservation Commission, Town of Arlington Wetlands Protection Bylaw 


(Article 8) Town of Arlington, Massachusetts, 


Massachusetts Department of Environmental Protection, Division of Wetlands and 
‘Waterways 1995. Delineating Bordering Vegetated Wetlands Under the Massachusetts 
Wetlands Protection Act, A Handbook. 89 pp. 


“Massachusetts Natural Heritage and Endangered Species Program Atlas of Estimated 
Habitat of State-listed Rare Wetlands Wildlife, Natural Heritage & Endangered Species 
Program, Massachusetts Division of Fisheries & Wildlife, Route 135, Westborough, MA 
01581, www-state.ma.us/dfwele/dfw 


Massachusetts Wetlands Protection Act (M.G.L. c. 131, §. 40), www.statema.us/dep 
Massachusetts Wetlands Protection Act Regulations (310 CMR 10.00), 
www.statemausidep, 


National Flood Insurance Program, Federal Emergency Management Agency National 
Flood Hazard Layer FIRMette (Map Number 25017C0479E), Middlesex County, June 4, 
2010. 


New England Hydric Soils Technical Committee, 2019, 4” ed., Field Indicators for 
Identifying Hydric Soils in New England, New England Interstate Water Pollution 
Control Commission, Lowell, MA. 


Reed, P.B. 1988. National List of Plant Species that Occur in Wetlands: 1988 
‘Massachusetts. U.S. Department of the Interior, Fish and Wildlife Service. NERC- 
28/18,21 
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Locus Maps 

Figure 1: USGS Topographic Quadrangle 

Figure 2: FEMA Flood Insurance Rate Map 

Figure 3: MassGIS Orthophoto & NHESP Estimated Habitat Map 
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Design Development Plans, 
prepared by Miller Design, LLC, dated January 20, 2023 
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Conservation Plan, 
prepared by Rober Survey, dated November 14, 2022 
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TOTAL BUFFER AREA 155 S.F. 
EXISTING IMPERVIOUS AREA 106+ S.F. 
PROPOSED IMPERVIOUS AREA Ot SF. 


EXISTING IMPERVIOUS AREAS 
SHED ~ 25.4 SF, WITHIN 200" RIVERFRONT AREA 
TOTAL BUFFER AREA 2,2744 SF. 


FRONT WALK — 80.6 SF. 
BUILDING ~ 558.2 SF. EXISTING IMPERVIOUS AREA 932.24 SF. 40. 
: CONSERVATION PLAN 
IN 


ASPHALT DRIVEWAY — 268.1 SF. PROPOSED IMPERVIOUS AREA 767.0% S.F. 


LOT COVERAGE : » \3 TOTAL — 932.2+ SF. 
EXISIING — 24.0% a ¢ ) PROPOSED WITHIN FLOOD ZONE AE AREA 
BES esos TOTAL TER AREA fate se ARLINGTON, MA 
»: PROPOSED STRUCTUF 1.92 SF. 

EXISTING GFA = 1334.8 Pree PROPOSED HEFERMOUS AREAS PROPOSED PAVEMENT REPLACED BY PAVERS 219.7+ SF. * a (MIDDLESEX COUNTY) 
PROPOSED GFA = 1697.2 FRONT WALK — 80.6 S.F. SCALE: 1"= 10’ DATE: NOVEMBER 14, 2022 
LANDSCAPED OPEN SPACE BUILDING WITH ADDITION — 661.3 SF. 
EXISITING — 1,246 S.F. (MINIMUM REQUIRED = 133.4 SF.) TOTAL — 767.0£ SF. 
PROPOSED — 1,2414 S.F. (MINIMUM REQUIRED = 169.7 S.F.) 

10 20 30 
USABLE OPEN SPACE ROBER SURVEY 
EXISITNG — 0% 1072A MASSACHUSETTS AVENUE 
PROPOSED — 0% ARLINGTON, MA 02476 
(THERE ARE NO AREAS ON PROPERTY TO MEET THIS DEFINITION) NOTE: WETLAND BOUNDARY LINE DELINEATED BY LEC ENVIRONMENTAL, OCTOBER 2022. (781) 648-5533 
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OWNER: CAITLIN SANTACROCE & BRENDEN ROCK 


